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The  purpose  of  this  Supplement  is  to  assist  in  visualizing  the 
projects  and  their  functions.  It  should  be  studied  with  the 
Capital  Budget  Report.  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  19^6  which  calls  for 
the  submittal  of  preliminary  plans  and  outline  specifications 
for  major  permanent  construction  projects  at  the  time  the 
construction  funds  are  requested  and  Chapter  76?  of  the  Acts 
of  1971  covering  submittal  of  required  programs  and  changes  in 
projects  after  preliminary  plans  are  completed. 


The  estimated  building  costs  given  in  this  Supplement  include 
all  fees  involved. 
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BOARD  OF  PUBLIC  WORKS 

ENLARGING  POOD  SERVICE  AREA 
State  Building  #1 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

To  add  approximately  8,000  square  feet  to  existing  dining  space 
and  renovation  of  approximately  5,000  square  feet  in  the  basement 
and  5>000  square  feet  in  the  first  floor  kitchen  and  serving  areas j 
to  provide  for  an  anticipated  3,200-person  increase  of  employees 
at  this  location  after  construction  of  State  Building  #U. 

PRELIMINARY  PLANS  AM)  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Glass  and  masonry. 

Structure  Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Interior Generally  tile,  painted. 

Ceilings New  acoustical  in  cafeteria;  plaster  in 

kitchen  area. 

Floors Generally  vinyl  asbestos,  quarry  tile 

and  carpet. 

Electric Revise  existing. 

Plumbing Revise  existing. 

Heating  and 

air  conditioning.  .  .  .  Revise  existing. 


ESTIMATED  PROJECT  COST 


I 


Construction $7140,000 

Equipment 8,000 

Total $7ii8,000 
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MILITARY  DEPARTMENT 

ARMORY 

Denton-Centreville  Area 

PROJECT  DESCRIPTION 

The  armory  will  be  approximately  18,200  gross  square  feet. 

In  addition  to  the  drill  hall,  the  armory  will  have  classrooms, 

library,  administrative  offices,  and  a  firing  range. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  cavity  with  slag  block  backup. 

Structure.  .  .  Masonry  bearing  wall  -  steel  joist. 

Roof Built-up  composition. 

Interior  Slag  block  painted. 

Floors  Concrete  -  wood  and  vinyl  asbestos . 

Electric  Standard  for  type  of  building. 

Heating Standard  for  type  of  building. 

Plumbing  .........  Standard  for  type  of  building. 

Air  conditioning  Standard  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  ....  $2^1,000 

Utilities 60,000 

Site  improvements 117,000 

Total $i42a,000 
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MENTAL  HEALTH  AIMINISTRATION 

RENOVATION  AND  ADDITION  TO  MEDICAL-SURGICAL  BUILDING 
Eastern  Shore  Hospital  Center 
Cambridge,  Maryland 

PROJECT  DESCRIPTION 

One-story  addition  containing  17,300  gross  square  feet  (1,850  sq. 
ft.  basement),  and  renovation  of  1,800  square  feet  in  the  existing 
building.  The  new  addition  will  be  completely  air  conditioned, 
and  the  existing  2lt,000  square  foot  structure  will  be  air  coixii- 
tioned  and  deficiencies  in  the  electrical  corrected.  The  new 
addition  will  contain  a  pharmacy,  laboratory,  X-Ray  suite,  dental 
suite,  orthopedic  suite,  library,  administration  and  medical 
records  area. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  concrete  masonry  backup. 

Structure Generally  slab  on  grade,  concrete  slab 

on  steel  joists  over  basement. 
Masonry  bearing  wall  with  steel  roof 
trusses. 

Roof Slate  shingles  over  precast  roof  deck. 

Interior  Generally  metal  stud  partitions  faced 

with  drywall.  Corridor  walls  and 
other  locations  will  be  painted 
concrete  masonry  units. 

Ceilings  Generally  acoustical »  Plaster  in  wet 

areas  and  as  required. 

Floors  Generally  vinyl  asbestos  tile. 

Ceramic  tile  in  toilets .  Carpet  in 
library  and  medical  records  area. 

Heating  and  air 

conditioning Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Electrical  ........  Standarli  for  this  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction $l,ii80,000 

Utilities 70,000 

Site  improvements 92,000 

Total $1,6U2,000 
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MENTAL  RETARDATION  ADMINISTRATION 

WESTERN  MARYLAND  REGIONAL  MENTAL  RETARDATION  CENTER  I 
Hagerstown,  Maryland 

PROJECT  DESCRIPTION 

This  new  retardation  center  will  be  situated  within  Hagerstown,  Maryland 
on  a  site  adjacent  to  the  site  of  a  special  education  facility  to  be 
erected  by  the  Washington  County  Board  of  Education.   The  center  will 
provide  for  1^0  resident  patients,  in  five  cottages,  plus  approximately 
100  day  care  clients.  The  center  will  consist  of  five  residential  cottages. 
Administration  Building,  Activities  Center,  Infirmary,  Patients'  Center 
and  Maintenance  Building.  The  ten  buildings  will  contain  approximately 
111,700  square  feet.  Under  the  progrsin,  food  for  the  new  center  will  be 
prepared  at  the  existing  nearby  Western  Maryland  Hospital  Center.  3,800 
square  feet  of  the  kitchen  at  this  facility  will  be  renovated  and  800 
square  feet  of  new  space  constructed. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  concrete  masonry  backup. 

Structure Generally  slab  on  grade,  steel  frame  with  steel 

roof  joists  and  trusses  and  precast  roof  decks. 

Roof  .  .  .  ., Asphalt  shingle  on  sloping  surfaces.  Built-up 

bonded  type  on  generally  flat  surfaces. 

Interior  Generally  metal  studs  with  vinyl  surfaced  drywal 

Painted  concrete  masonry  units  in  various  areas . 

Ceilings  . Generally  acoustical.  Plaster  in  wet  areas  and 

in  food  service  areas. 

Floors Generally  vir^rl  asbestos  tile.     Ceramic  tile  in 

baths  and  toilets.  Quarry  tile  in  food  service 
areas.  Hardened  concrete  in  storage  and  service 
areas.  Carpet  in  cottage  community  areas,  schoo 
classrooms  and  library. 

Heating  and  air 

conditioning  Standard  for  buildings  of  these  types.  Individt 

heating  and  A/C  plants  for  each  building. 

Plumbing Standard  for  buildings  of  these  types. 

Electric  Standard  for  buildings  of  these  types. 

ESTIMATED  PROJECT  COST: 

Construction  -  New  Center $5,i|00,000 

Kitchen  Renovations  and  Addition 267,000 

Utilities  515,000 

Site  improvements  UlO,000 

Total $6,592,000 
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WESTFRN     MARYLAND 

MENTAi      RETARDATIOM     CENTER 

HAOF*     l.-IH.    MARnANO 


JUVENILE  SERVICES  AIMINISTRATION 

POUR  NEW  18 -BED  COTTAGES 

Maryland  Training  School  for  Boys 
Baltimore  County,  Maryland 

PROJECT  DESCRIPTION 

These  new  security  units  will  house  court-coinmitted  male  youngsters  aged 
16  through  17  years.  The  institution's  rehabilitative  program  will  center 
around  the  cottage-based,  group-living  concept.  Plans  similar  to  those 
developed  for  the  Victor  Cullen  Juvenile  Center  will  be  used  for  this 
project.  Each  unit  will  contain  approximately  6,100  square  feet  of  space 
with  single  bedrooms  for  I8  boys.  Each  unit  will  also  contain  a  combination 
Day  Room-Dining  Room,  Office,  Laundrj',  and  Storage  Room  = 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  .  Brick  with  concrete  masonry  backup. 

Structure Generally  concrete  slabs  on  grade.  Wall  bearing, 

with  precast  roof  decks  on  structural  steel 
supports .  J— 

Roof  Asphalt  shingle  on  sloping  surfaces.  Built-up, 

bonded  type,  on  generally  flat  surfaces. 

Interior  .  Generally  painted  concrete  masonry  units. 

Ceilings  Generally  acoustical.  Plaster  in  wet  areas 

and  in  food  service  areas. 

Floors  . Generally  vinyl  asbestos  tile.  Ceramic  tile 

in  baths.  Hardened  concrete  in  food  service, 
laundry  and  storage  areas. 

Heating  and  air 

conditioning  Standard  for  buildings  of  this  type.  Electric 

heat  will  be  considered  for  most  areas. 

Plumbing Standard  for  buildings  of  this  type. 

Electric Standard  for  buildings  of  this  type. 


ESTIMATED  PROJECT  COST 

Construction  $1,365,000 

Utilities 325,000 

Site  improvements 120,000 

Total $1,810,000 
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DIVISION  OF  CORRECTION 


REGIONAL  COMMUNITY  CORRECTION  CENTER 

St.  Mary's,  Calvert  and  Charles  Counties 

PROJECT  DESCRIPTION 

The  existing  dormitories  in  the  Southern  Maryland  Correctional 
Camp  will  be  converted  into  single  rooms.  The  housing  units  shall 
be  supported  by  a  separate  building  containing  the  following 
components:  General  Administration  of  the  complex,  Reception, 
Screening,  specialized  Counseling,  Multi-Purpose  and  Educational, 
Visiting  and  Recreation,  Central  Stores  and  Laundry  areas.  The 
gross  area  of  all  buildings  to  be  approximately  36,600  square  feet. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  slag  block  backup. 

Structure Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Roof  Built-up  composition. 

Interior  ...  Generally  exposed  block,  painted  or 

treated  with  a  synthetic  coating. 

Ceilings  Are  acoustical  and  plaster. 

Floors  Generally  vinyl  asbestos.  Toilets, 

ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Heating  and 

air  conditioning  ....  Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $1,2^3,700 

Site  improvements ll|0,l;00 

Total $1,39U,100 
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PATUXENT  INSTITUTION 

ADMINISTMTION  BUILDING 
Jessup,  Maryland 

PROJECT  DESCRIPTION 

A  90  X  70  block  and  brick,  single  story  building  that  will  provide 
office  space  for  executive  and  administrative  departments  of  the 
institution.  The  building  will  be  occupied  only  by  agency  personnel 
and  not  patients,  and  therefore  no  maximum  security  construction 
is  necessary.  The  building  will  be  fully  air  conditioned  and 
designed  to  accommodate  future  second  floor  if  needed.  The  single 
story  structure  will  contain  6,300  gross  square  feet  of  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  slag  block  backup. 

Structure Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Roof  Built-up  composition. 

Interior  Generally  exposed  block,  painted  or 

treated  with  a  synthetic  coating. 

Ceilings  Are  acoustical. 

Floors  Generally  vinyl  asbestos .  Toilets , 

ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Pl-umbing St  ,ndard  as  for  type  of  building. 

Heating  and 

air  conditioning  ....  St  indard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $3^2,000 

Utilities  Relocation  l60,000 

Equipment 50,000 

Total $552,000 
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MARYLAND  STATE  POLICE 

GREENBELT  POLICE  BARRACKS 
Greenbelt,  Maryland 

PROJECT  DESCRIPTION 

This  structvire  will  be  a  two-story  building  with  full  basement 
located  at  Greenbelt,  Maryland.  It  will  be  similar  to  but  smaller 
than  the  new  barracks  in  Annapolis.  The  structure  will  contain 
approximately  10,800  gross  square  feet  of  space.  A  separate 
3,600  square  foot  garage  will  also  be  constructed  at  this  location. 

PRELIMINARY  PLANS  AM)  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  slag  block  backup. 

Structure Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Roof  Built-up  composition. 

Interior  Generally  exposed  block,  painted  or 

treated  with  a  synthetic  coating. 

Ceilings  Are  acoustical  except  in  detention  rooms. 

Floors  Generally  vinyl  asbestos, 

Toilets,  ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Heating  and 

air  conditioning  ....  Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $629,000 

Utilities U0,000 

Radio  Antenna  Tower 23,000 

Site  improvements 56 , 000 

Total $7ii«,000 
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UNIVERSITY  OF  KARYLAND 


PHASE  II,  PHYSICAL  EDUCATION  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  project  will  contain  16^,000  gross  square  feet  of  athletic 
space  with  auxiliary  teaching  and  office  facilities. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity. 

Structure Structural  steel  and  concrete. 

Roof  Built-up  composition. 

Interior .  Painted  block,  drywall  partitions, 

acoustic  ceilings . 

Floors  .  •. Resilient,  synthetic  wood. 

Electric  Standard. 

Heating Standard. 

Plumbing  Standard. 

Air  conditioning  Teaching  and  offices  only. 

Miscellaneous None 


I 


ESTIMATED  PROJECT  COST   $6,592,000 
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UNIVERSITY  OF  MARYLAND 


ACADEMIC  BUILDING  IV 

Baltimore  County  Campus 
Catonsville,  Maryland 

PROJECT  DESCRIPTION 

This  facility  will  provide  1^3,000  gross  square  feet  of  offices, 
seminar  rooms  and  teaching  labs. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity  type. 

Structure Structural  steel  and  concrete. 

Roof  Built-up  composition. 

Interior  Block  partitions,  drywall  partitions, 

acoustic  ceilings. 

Floors  Resilient. 

Electric Standard  as  for  type  of  building. 

Heating Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Air  conditioning  Throughout. 

Miscellaneous None 


ESTIMATED  PROJECT  COST  $7,760,000 
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UNIVERSITY  OF  MARYLAND 


CENTER  FOR  STUDENT  DEVELOPMENT 
University  of  Maryland 
Eastern  Shore 

PROJECT  DESCRIPTION 

This  facility  will  provide  a  Ul,000  gross  square  foot  College 
Center  for  dining,  recreation,  bookstore,  post  office,  and 
meeting  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity  type. 

Structure Structural  steel. 

Roof  Built-up  composition. 

Interior  Painted  block  partitions,  drywall. 

Acoustic  ceilings. 

Floors  Resilient. 

Electric Standard  for  this  type  of  building. 

Heating Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Throughout. 

Miscellaneous None 


ESTIMATED  PROJECT  COST 

Construction  $2,082,000 
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STATE  COLLEGES 


ADMINISTRATION  BUILDING 
Bowie  State  College 
Bowie,  Maryland 

PROJECT  DESCRIPTION 

This  new  facility  will  provide  U3,500  gross  square  feet  of 
new  administration  facilities . 

PRELIMINARY  PLAl'IS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity. 

Structure Structural  steel  and  concrete. 

Roof  Built-up  composition. 

Interior  Block  walls,  painted. 

Acoustic  ceilings. 

Floors  Resilient. 

Electric Standard  for  this  type  of  building. 

Heating Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  .....  Throughout. 

Miscellaneous None 

ESTIMATED  PROJECT  COST 

Construction -.  .  .  .  $2,150,000 

Utilities ^0,000 

S ite  improvements 1^,000 

Total $2,215,000 
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STATE  COLLEGES 


ALTERATIONS  AND  ADDITIONS  TO  TAWES  HALL 
Coppin  State  College 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

This  project  will  provide  additional  new  student  facilities  of 
3U,000  gross  square  feet.  The  existing  22,000  square  feet  will 
be  remodeled  to  form  a  College  Center  of  56,000  gross  square  feet. 
It  will  include  Bookstore,  Dining,  Lounge,  Recreation  and  Office 
areas . 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity  type. 

Structure Steel  framing  and  concrete. 

Roof  Built-up  composition. 

Interior  Painted  block;  drywall  partitions, 

acoustic  ceilings. 

Floors  Resilient  type. 

Electric Standard  for  this  type  of  building. 

Heating Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Throughout. 

ESTIMATED  PROJECT  COST 

Construction  $3,200,000 

Utilities U0,000 

Site  improvements 226,000 

Total $3,U66,000 
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STATE  COLLEGES 


ADMINISTRATION  BUILDING 
Coppin  State  College 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

This  project  will  provide  i;2',000  gross  square  feet  of 
administrative  office  and  auxiliary  facilities. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity  type. 

Structure Steel  frame  and  concrete. 

Roof  Built-up  composition. 

Interior Painted  block  and  drywall  partitions , 

Acoustic  ceilings. 

Floors  . Resilient. 

Electric Standard  for  this  type  of  building. 

Heating Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Throughout. 

Miscellaneous None 

ESTIMATED  PROJECT  COST 

Construction  $2,100,000 

Utilities 2^,000 

Site  improvements 80,000 

Total $2,205,000 
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STATE  COLLEGES 


PHYSICAL  EDUCATION  FACILITY 
Frostburg  State  College 
Frostburg,  Maryland 

PROJECT  DESCRIPTION 

This  project  will  provide  l^U^OOO  gross  square  feet  of  athletic 
facilities  to  the  campus.  Included  are  Gymnasium,  Swimming  Pool, 
Instructional  areas,  and  Office  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity. 

Structure Steel  frame  and  concrete. 

Roof  Built-up  composition. 

Interior  Block  partitions  painted  or  coated. 

Drywall  partitions,  painted. 

Floors  Resilient,  synthetic,  wood. 

Electric Standard  for  this  type  of  building. 

Heating.  . Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Only  office  space  and  instructional 

areas . 

Miscellaneous None 

ESTIMATED  PROJECT  COST 

Construction  $7,270,000 

Utilities 25,000 

Site  improvements 50 » 000 

Total $7,3U5,000 
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STATE  COLLEGES 


i 

REMODELING  OF  SOPER  HALL 
Morgan  State  College 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

This  will  remodel  the  existing  library  into  a  media  instructional 
facility.  There  are  52,600  gross  square  feet. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Existing  walls  to  remain. 

Structure Central  area  of  the  building 

to  be  restructured. 

Roof  Built-up  composition 

Interior  New  block  partitions  will  be  painted/ 

coated.  Acoustic  ceilings. 

Floors  New  resilient  where  needed. 

Electric Standard  for  this  type  of  building. 

Heating Standard  for  this  type  of  building i 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Throughout. 

Miscellaneous HVAC  System  will  be  adjusted  to 

meet  new  functions. 


ESTIMATED  PROJECT  COST 

Construction  $2,200,000 
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